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E.O. 11652: N/A 
SUBJECT: WATTS SITE PREP 

REF: NDJAMENA A-46 DTD 9/8/73 

ACCRA FOR RCO 

1. SITE PREPARATION PLANS ARE NEAR COMPLETION. ANTICIPATE 
POUCHING PLANS TO POST AND RCO SOON, HOWEVER, PLAN 
CLOSELY PARALLEL THOSE PROPOSED BY REF. 

2. MAJORITY OF WORK WILL BE ELECTRICAL INCLUDING INSTAL- 
LATION NEW EMERGENCY GENERATOR RECENTLY PURCHASED. 
GENERATOR DELIVERY EXPECTED EARLY OCTOBER. 

3. MOST WORK WILL BE PERFORMED BY SEABEES DUE SKILL AND 
SECURITY REQUIREMENTS. SOME LOCAL MANUAL LABOR REQUIRED 
FOR WORK OUTSIDE CHANCERY SUCH AS CONSTRUCTING GENERATOR 
SHED, INSTALLING MAIN FEEDER CABLES ETC. 

4. IN ORDER FINALIZE PLANS, APPRECIATE EMBASSY ADVICE 
LIMITED OFFICIAL USE 

LIMITED OFFICIAL USE 
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CONCERNING AVAILABILITY AND COST OF FOLLOWING MATERIALS. 
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A. CEMENT - 70 BAGS 

B. SAND 5 CU. YDS. 

C. GRAVEL 7 CU. YDS. 

D. 5/8 IN STEEL REBAR - 1200 LIN. FT. 

E. WINDOW TYPE AIR CONDITIONING UNIT, 18,000 BTU. 

PREFER 1 15 VOLT OPERATION. 

F. THIN WALL CONDUIT OR STEEL PIPE. 2 1/2-3 IN. DIAMETER 
APPROX. 100 LIN. FT. FOR INSTALLATION FROM MAIN POWER 
CLOSET TO GENERATOR SHED AND UP TO COMM. CENTER. 

G. FLORESCENT LIGHT FIXTURES, 2 X 40 WATT, 220 VOLT, 

50 HZ, SURFACE MOUNT EQUIPPED WITH DIFUSERS. 

H. LOCAL MANUAL LABOR - ESTIMATE FOUR MEN REQUIRED 3 
WEEKS. 

5. EXCEPT FOR ABOVE ELECTRICAL ITEMS, ELECTRICAL MATER- 
IALS WILL BE U.S. PROCURED AND SHIPPED. 

6. UPON RECEIPT ABOVE ESTIMATES, DEPT. WILL ATTEMPT 
ARRANGE FUNDING, ARRANGE SHIPMENTS AND PROGRAM PERSONNEL. 
KISSINGER 
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